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BILL NO. S-77-07- 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a contract with 
John Dehner, Inc., for Resolution No. 
5762-1977. 


BE IT ORDAINED BY THE COMMON COUNCIL OE THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. That the contract dated July 8, 1977, 
between the City of Fort Wayne, by and through its Mayor and the 
Board of Public Works and John Dehner, Inc., for: 


Resolution No. 5762-1977: To improve the 
Intersection of Bluffton Road and Old Trail 
Road. 


for a total cost of $216,428.26, all as more particularly set 
forth in said contract which is on file in the Office of the 
Board of Public Works and is by reference incorporated herein, 
made a part hereof and is hereby in all things ratified, confirmed 
and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 


Councilman 



Art>R0VEDAST0F0RM 











Read the first time in full and on motion by _ 


y . seconde'd by 


_ _, and duly adopted, read the second time by title and referred to the 

Committee on_ 4a-nd-t^he-6ityHPda3i-G^ for 

recjmmeHd-ati-on-)"anbrPl^^ Hearing to be“held after due legal notice, at the''Couinrii--Ghambers, 
City-County B uildi ng. E cottJi^a^m-eT-dn-^^ - y-the ■ —d ay 

of --, 19_ at o'ciocJr~ 


DATE: 


7-.^-77 




CITY CLERK 


Read the third time in full and on motion by _ 


seconded by 
PASSED 


TOTAL VOTES 


, and duly adopted, placed on its passage. 


by the following vote: 
AYES NAYS 

-X _ 


ABSENT TO-WI-T-: 




BURNS 

HINGA 
HUNTER 

MOSES _Xll. 

NUCKOLS 

SCHMIDT. D. 

SCHMIDT. V. 

STIER 

TALARICO 

DATE: ^~7 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(SPECIAL) (A^PROmiATiON) ORDINANCE 
on the ^ d ay of l^^T, 



ATTEST: (SEAL) 


"\GITY;'CLERK 



day of 


__ iSIDING OFFICER 

^’resented W'mdHS the Mayor of the City of Fort Wayne, Indiana, on the 

■ I ^ the hour of / /<!^^l!S^ 'clock^^^ ^^^ M .,E.S.T. 






CITY CLERK 


Approved and signed by me this / lo 
at the hour of__^_h^=:^_o'clock 



MAYOR 



































































































Bill No. 


.S-77-07-35 


• REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

We, your Gqmmittee on PUBLIC WORKS to whom was referred an Ordinance 

approving a contract with John Dehner, Inc., for Resolution No.. 5762^1977 


have had said Ordinance under consideration and beg leave to report back to the Cominon 
Council that said Ordinance _ _ PASS. 

WINFIELD C. MOSES, JR. - CHAIRMAN 


DONALD J. SCHMIDT 





:ij 





VIVIAN G. SCHMIDT 




PAUL M. BURNS 


SAMUEL TALARICO 


CONCURRED IN 

0AT!_^:^2zfcHARLES W. WESTERMAN, CITY CLERIC 



































CONTRACT 


CITY PAID 

SUBJECT TO COmTCIIMANIC APPROVAL 
PRELIMIKARY MEETING 
RATIFICATION__ 


made and entered into this_ 
by and between .ZZZ.Z~~~~~.~~.Z~ZZ.Zr~.~r~.~~.~~T.::~~~' 


—day of- 


JUL 


1377 


-JOHN DEHHER, INC.- 


hereinafter called “Contractor" and the City of Fort Wayne, Indiana, a mnnicipal corporation, herein¬ 
after called "City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

Resolution No. $762-1977: To improve the Intersection of Bluffton Road, 


prove- 

and Old Trail Road. 


by grading ;^d;^ving the roadway 


to a #idth of . 


upon a foundati<^ and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and woi^manlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Kesolutidn. K 


At the following prices: 
Excavation 

Concrete Curb Removal 

Concrete Removal 

Bituminous Surface 
(state "B") 

Bituminous Base 

Bituminous Surface for 
Approaches (A-2) 

#73 Stone for Shoulders 
(6 inch depth) 

Commercial Drive Pavement 
Concrete Pavement, Plain 7" 


Concrete Curb Type 
"II-A" 

Concrete Center Curb 
.(4 feet wide) 


Concrete Curb Type 


Four dollars and forty cents 4.40 

per cubic yard 

One dollar and thirty cents per 1-30 

lineal foot 

Four dollars and fifty cents per 4.50 

square yard 

Twenty dollars and forty cents per ton 20.4o 

Twenty dollars and forty cents per ton 20. 4o 

Fifty-two dollars and fifty cents per 52.50 

ton 

Eight dollars and twenty cents per ton 8.20 

Fourteen dollars and ten cents per l4.10 

square yard 

Thirteen dollars and five cents per 13-05 

square yard 

One dollar and forty cents per lineal 1.40 

foot 

Ten dollars and no cents per lineal 10.00 

foot 

Four dollars and fifty cents per lineal 4.50 

foot 


mast arm complete with shaft 
and foundation 

dollars and eighty-one cents for each 


Furnish & install combination Two thousand four hunted and thirty- 
pole with 30 ’ traffic mast seven dollars and forty-six cents for 

arm, 8 ' luminaire mast each 

arm & foundation; 35’ luminaire 
mounting height 

2,437.46 

Furnish & install handhole 

Three hundred and forty dollars and 
twenty-six cents for each 

340.26 

Furnish & install service 
complete wiih all hardware 

Three hundred forty-three dollars and 
forty-seven cents for each 

343.47 

Furnish & install 2" galvan¬ 
ized, rigid steel conduit 

Six dollars and eighty-four cents 
per lineal foot 

6.84 

* 

Furnish & install 3" galvani¬ 
zed, rigid steel conduit 

Eight dollars and fifty-six cents per 
lineal foot 

8.56 





















Concrete Curb Type 
"II-A" 

One dollar and forty cents per lineal 
foot 

i.4o 

Concrete Center Curb 
.(4 feet wide) 

Ten dollars and no cents per lineal 

10.00 

Concrete Curb Type 

Four dollars and fifty cents per lineal 
foot 

4.50 

Concrete Curb Type 
"I-B” 

Seeding with Mulch, 

Type "U" 

Three dollars and ninety-cents -pei- 

lineal foot 

One dollar and sixty cents per square 
yard 

' ^ ' 3 ; 90--- 

1.60 

Rail Road Tie Adjustment 

Three dollars and no cents per lineal foot 

3.00 

Ditch Excavation 

One dollar and thirty cents per cubic 
yard 

1.30 

Pipe, Class IV R.C. 12 " 

Twelve dollars and forty-four cents 
per lineal foot 

12.44 

Pipe, Class IV R.C. 15 ” 

Seventeen dollars and ninety-two 
cents per lineal foot 

17.92 

Pipe, Class IV R.C. I8" 

Nineteen dollars and twenty-five cents 
per lineal foot 

19-25 

Pipe, Class IV R.C. 24 " 

Twenty-eight dollars and thirty cents 
per lineal foot 

28.30 

Pipe, Class IV R.C. 36" 

Thirty-four dollars and eighty-three 
cents per lineal foot 

34.83 

Rip Rap 6" X 6" 

Nine dollars and no cents per ton 

9.00 

Pipe Anchor for 36" Pipe 

One hundred seventy dollars and no 
cents for each 

170.00 

Inlet Type I 

One hundred fifty dollars and no cents 
for each 

150.00 

M. H. Type I 

Three hundred ninety-six dollars and 
no cents for each 

396.00 

M.H. Type II 

Nine hundred Euid one dollars and no 
cents for each 

901.00 

Casting Type "A" Required 

One hundred and ten dollars and no 
cents for each 

110.00 

Casting Type "C" Required 

One hundred and thirty-five dollars 
and no cents for each 

135.00 

Casting Type "F" Required 

One hundred and seventy-five dollars 
and no cents for each 

175.00 

Casting Type "G" Required 

One hundred and eleven dollars and 
no cents for each 

111.00 

Special Backfill #53 or 
#73 Stone 

Four dollars and eighty cents per ton 

4.80 

B-Borrow 

Three dollars and fifty cents per ton 

3.50 

Concrete Foundation 

2' X 2' X 6’ 

One hundred and twenty-six dollars 
and twenty-six cents for each 

126.26 

Mast Arm for Aluminum 

Pole, 8' 

Thirty-five dollars and thirty-one 
cents for each 

35.31 

Aluminum Pole, 35 ' 

Seventy-two dollars and seventy-six . 
cents for each 

72.76 

Concrete Pole, 33' 

Fifty-eight dollars and forty-two 
cents for each 

58.42 

Mast Arm for Concrete 

Pole, 6 ’ 

Thirty-two dollars aid ten cents for each 

32.10 

400 Watt H.P.S. 

L-uminaire & Lamp 

Sixteen dollars and five cents for each 

16.05 

250 Watt H.P.S. 

Luminaire & Lamp 

Sixteen dollars and five cents for each 

16.05 

150 Watt H.P.S. 

Luminaire & Lamp 

Sixteen dollars and five cents for each 


30" Handhole 

One hundred twenty-eight dollars and 
forty cents for each 

128.40 

Riser 10 ' Section 

Twenty-six dollars and seventy-five 
cents for each 

26.75 

2" Rigid Conduit in Trench 

Two dollars and three cents per lineal 
foot 

2.03 


3 - l/c #4 in Trench No dollars and thirty-eight cents per O.38 

_ j 4- l-infaaT -Font 



Mast Arm for Aluminum 

Pole, 8 ’ 

Thirty-five dollars and thirty-one 
cents for each 

35.31 

Aluminum Pole, 35 ’ 

Seventy-two dollars and seventy-six . 
cents for each 

72.76 

Concrete Pole, 33 ' 

Fifty-ei^t dollars and forty-two 
cents for each 

58.42 

Mast Arm for Concrete 

Pole, 6 ' 

Thirty-two dollars aid ten cents for each 

32.10 

400 Watt H.P.S. 

Luminaire & Lamp 

Sixteen dollars and five cents for each 

16.05 

250 Watt H.P.S. 

Luminaire & Lamp 

Sixteen dollars and five cents for each 

16.05 

Luminaire & Lamp 

Sixteen dollars and five cents for each 

16.0“' 

30" Handhole 

One hundred twenty-eight dollars and 
forty cents for each 

128.40 

Riser 10 ’ Section 

Twenty-six dollars and seventy-five 
cents for each 

26.75 

2" Rigid Conduit in Trench 

Two dollars and three cents per lineal 
foot 

2.03 

3 - l/c #4 in Trench 
and Conduit 

No dollars and thirty-eight cents per 
lineal foot 

0.38 

Trenching, 24 " Deep 

No dollars and eighty-three cents per 
lineal foot 

0.83 

Trenching Across Pavement. 

Three dollars and twenty-one cents 
per lineal foot 

3.21 

Furnish, install & wire Nine thousand four hundred and forty- 

(5) phase modular, solid- eight dollars and ten cents for each 

state, fully actuated 
controller in type P -1 cabinet 
with foundation 

9 , 448.10 

Furnish, hang & wire, 1 -way 

3 section traffic signal 
face ( 12 " R, 12 " A, 12 " G) 

Two hundred and five dollars and 
forty-four cents for each 

205.44 

Furnish & Install loop 
detector amplifier 

One hundred and thirty-nine dollars 
and sixty-three cents for each 

139.63 

Furnish and install detector 
housing with foundation 

Two hundred and twenty-three dollars 
and sixty-three cents for each 

223.63 

Furnish & install 6’ x 18' 
loop detector con^ilete with 
saw slot, sealant and wiring 

One hundred and sixty-three dollars 
and seventy-one cents for each 

163.71 

Furnish & install 6 ' x 28 ' 
loop detector complete with 
saw slot, sealant and wiring 

One hundred and eighty-five dollars 
and eleven cents for each 

185.11 

Furnish & install 8 ' x 50 ' 
loop detector complete with 
saw slot, sealant & wiring 

Two hundred and sixty-four dollars 
and twenty-nine cents for each 

264.29 

Furnish & install mid-mast 
mounting assembly 

One hundred and twenty-six dollars 
and twenty-six cents for each 

126.26 

Furnish & install 35 ' traffic 
mast arm complete with shaft 
and foundation 

One thousand nine hundred and thirty 
dollars and ei^ty-one cents for each 

1,930.81 

Furnish & install combination Two thousand four hundred and thirty- 
pole with 30’ traffic mast seven dollars and forty-six cents for 

arm, 8 ' luminaire mast each 

arm & foundation; 35 ' luminaire 
moixntbing height 

2 , 437.46 

Furnish & install handhole 

Three hundred and forty dollars and 
twenty-six cents for each 

340.26 

Furnish & install service 
complete with all hardware 

Three hundred forty-three dollars and 
forty-seven cents for each 

343.47 

Furnish & install 2 " galvan¬ 
ized, rigid steel conduit 

Six dollars and eighty-four cents 
per lineal foot 

6.84 

Furnish & install 3 " galvani¬ 
zed, rigid steel conduit 

- Eight dollars and fifty-six cents per 
lineal foot 

8.56 

Furnish & install 2 c /8 
service cable 

No dollars and ninety cents per lineal 
foot 

0.90 

Furnish & install 5 c/l 4 
signal cable 

No dollars and sixty-six cents per 
lineal foot 

0.66 

oV. install 7 c/l 4 

No dollars and eighty-five cents per 

0.85 





saw slot, sealant and wiring 


Furnish & install 6' x 28' 
loop detector complete with 
saw slot, sealant and wiring 

One hundred and eighty-five dollars 
and eleven cents for each 

185.11 

Furnish & install 8' x 50 * 
loop detector complete with 
saw slot, sealant & wiring 

Two hundred and sixty-four dollars 
and twenty-nine cents for each 

264.29 

Furnish & install mid-mast 
mounting assembly 

One hundred and twenty-six dollars 
and twenty-six cents for each 

126.26 

Furnish & install 85 ' traffic One thousand nine hundred and thirty 
mast arm complete with shaft dollars and eighty-one cents for each 

and foundation 

1,930.81 

Furnish & install combination Two thousand four hundredand thirty- 
pole with 30' traffic mast seven dollars and forty-six cents for 

arm, 8 ' luminaire mast each 

arm & foundation; 35 * luminaire 
mounting height 

2 , 437.46 

Furnish & install handhole 

Three hundred and forty dollars and 
twenty-six cents for each 

340.26 

Furnish & install service 
complete wiih all hardware 

Three hundred forty-three dollars and 
forty-seven cents for each 

343.47 

Furnish & install 2 " galvan 
ized, rigid steel conduit 

Six dollars and eighty-four cents 
per lineal foot 

6.84 

Furnish & install 3 " galvani- Eight dollars and fifty-six cents per 
zed, rigid steel conduit lineal foot 

8.56 

Furnish & install 2 c/8 
service cable 

No dollars and ninety cents per lineal 
foot 

0.90 

Furnish & install 5 c/l 4 
signal cable 

No dollars and sixty-six cents per 
lineal foot 

0.66 

Furnish & install 7 c/l 4 
signal cable 

No dollars and eighty-five cents per 
lineal foot 

0.85 

Furnish & install 12 c/l 4 
signal cable 

One dollar and twelve cents per lineal 
foot 

1.12 

Furnish & install 2 c/l 4 
shielded detector cable 

No doUap and fifty-four cents per 
lineal fdot 

0.54 

Pavement Markings, Stop 

Barr 24 " (Thermoplastic) 

-Ohe hundred thirty-one dollars and 
twenty-five cents for each 

131.25 

Pavement Markings, Arrows 
with "ONLY" sign (thermo¬ 
plastic) 

One hxmdred eighty-three dollars and 
seventy-five cents for each 

183.75 

Pavement Markings, Line, 6" 
(thermoplastic) 

One dollar and eighty-three cents per 
lineal foot 

1.83 

Removal of existing signal 
equipment 

Four hundred fifty-four dollars and 
seventy-five cents per lump sum 

454.75 

GRAND TOTAL 

Two hundred and sixteen thousand four 2 l 6 

hundred and twenty-eight dollars and 
twenty-six cents. 

06 

CM 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5 , 68, 69 of the Workmen s 
Compensation Act, approved March l 4 , 19295 accordance with Section 14 of the 
Compensation Act (Acts I929, page 5 ^ 5 , being Section 9^59 of Mms Annotated 
Statutes, Volume IV), (Section 40 - 12 l 4 Burns Annotated 1952 Revision - Volume VIII 

A copy of General Ordinance No. G-6O-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 





The Contractor hereby expressly agrees to perform all the work in the prosecution of 
described improvement according to the terms and conditions of Improvement Resolution No..2i—ri.. 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 


hereto). 

It is hereby agreed that 


assignment of this contract shall be made without the written con- 

o'th'Ci.^; 

and in all respects completed and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

date __ 19 __ umii said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contrai^t, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even pnma facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or e,mplOTMS, in 
the execution of this contract or any matter connected therewith or related thereto ?iid ltp pay- any 
judgment with costs which may be obtained against said City, growing out of any sud^injurr or damage. 

To each of the conditions and stipulations in this contract, the undersigned bin^ ttiem^lves, their 
successors and assigns. 


IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this;— 


day of— 


JUL 8 1977 


City of Fort Wa)me, By and Through: 


JOHN DEHNER, INC. 


BY: V 




ITS : president 


Contractor, Party of the First Part. 


It^ Board of Public Works and Mayor. 


APPROVED AS TO FORM AND LEGALITY 


Council 


giii Axwt(*iw. 

















gTPvFJuT orv ALLiilY 


5^63 -1977 


KjSSOLVSD by TKE BOABD of public WOBKS of TI'IS city of I''’01\.T WAYKB, IXiAAAA, 

the Bluffton Road and Old Trail Road Intersection, 
ccasary to iiuprovc-— -—... ..— ---- ■■ ■ '' ■ ■ 


The i mprovement will consist of the construction of 7 " plain, concrete paveme_nt on . 
O ld Trail Road, resurfacing Bluffton Road, new storm drainage/ street lights,' and _ 

a new traffic signal. _ ■ ~ ' ' - . ^ 


aii in accordancG with the profile, detail-drawing and specifications on file in the office of the Dcparlmu.it o>. 
Public V/orks of p.aid City;..and suchprnprovernent is now ordered. 


Tt i.'s hereby found by said Board of Public Yorks that all benefits accruiu" 
t.bolScr wUl 03 '/fee sencrU public of bto OiW of you! aua ^ 

i-.o coocial beuofi'M u-iU accrue to.any property omor ■.! 

or otncn-riee assessable under said inproveaont. j.o oo.. o* s-ia j. • 

be paid jointly from the City of Fort Wayne's Arterial Road and Street Account I'una 
and Spy Run Development Corporation. 


■v?;. CKs, fi'/ivi'* n‘*eA 






BOABD of public WOPvIvS; 




































GEMERAL ORDIKiWCE NO, G- 6 O -66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, I 966 . 


SECTION 1, Every contract for or on behalf of the City of Fort Wasme for 
the construction, alteration or repair of any public building or public work or 
the performance of any other work or service shall contain provisions by which 
■the contractor agrees as follows; 

'(a) In the hiring of employees for the perforaance of work under this 
contract or any subcontract hereunder, no contractor, subcontractor, nor any 
person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any person viho is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 
any manner discriminate against or intimidate any employee hired for the performiance 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
City of Fort Wayne under this contract a penalty of ten dollars ($10,00) for each 
person for each calendar day during which such person was discriminated against 

or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


GUARANTY BOND 


AH l31| That wel. ~ 1_" ■-TZZZZZZZ-T~ ~~ ~ 7 ..." ~ ~ ~" ZT" 

- -JOHN DEHWER , IMG. --- - Gnntrartnffy' , 

as principal, and— ~ , i , T —^7.7.--— --—.-■_-- . s 

-UTTETED STATES FIDELITY AND - GU ARANTE E COMPANY — -- oc surety' . . 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of-.. HIMDRED AITO - 

SIXTEEN THOUSAND FOUE HIMDRED MD TW7ENTY-EIGHT DOLLARS ANT TWEITCY-SIX GEM'S 

_ 2 i 6 , 428.26 

--TITZZin i-----~~~7T - 7r , -7 ,, 7 . 7-T7 , 7r ($-.) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said ~~~~7 . 7 r- r . r.7 . 7 . 7~ -. 7 .. ~ .. 7 .. 7 L 7 - 7 - ~ . r . 7.7XZ . 

-----JOHN DEHNER, INC.---—^-- 


JUL 8 1977 


—day of- 


enter into a contract with the City of Fort Wayne to construct a 
__Pavement 


Res. # ^762-1977 


- StEMtcffShK._J'o.j.m 


of Bluffton Road and Old Trail Road-- 


-— ---- ■ . -- according to certain plans and specifications, and 

for a period of three years l '\'‘ ' 

also warranting and guaranteeing the work/materia! and condition of the pavement thereof aS'prrqysdcd 

in aforesaid contract and specifications. Now if the said---^---■v i .ijr.- ip— 

-----JOHM DEHNER, INC.-- - shall faithfully perform and fulfil! ali'theTeqm^^" '’' 

ments of said warranty and guaranty, and make all repairs required under said guarantee; and in the ,^ 
-n-iarmer pi’ovlded for, then this bond to be null and void, otherwise to be in full force and’e-Sepf.' ^ ' 


WITN'iSSS our hands and seals this-§.51L- 


—day of— Jjily-J—__li-Z-Z— I,- 


Kl i ' i ^ 

JOHN DEHNE^, INC. (g;PAT.}' ■ 


^^^=m:(SEAL) 


jTSs VICE PRESIDENI 


-(SEAL) 


Approved this— 


Board of Public Works, 


United States Fidelity & Surety 



YASTE, ZENT & RYE, INC. 


Authorized Agents 




























































LIABILITY BOND 


ICnom All feg That wejzzzzzzzzz. 

---JOHU DEHITER, niC. 


as principali and—, ~~~~ .I1 ~ .7-Z.Z ~~ . ZZ~ .. 

-UHITED. STATES FIDELITY AED GUARANTEE COMPAHY 


as surety, are held and firmly bound to tha City of Fort Wayne, Indiana, in the sum of,,. 

AtrP SIXTEEN THOUSAND FOUE HUMDRED mP TWEIiTY-EIC-HT DOLLARS MD Tt-fEMTr-SIX- OEMS 

for the payment o£ which well and truly to be made'we jointly and severally bind ourselves, our.heirs, 
executorsj administrators and assigns Hrmly by th ese presents. , 

_________ Bh 28 ''k^'. 

The conditions of the above obligation as-e such, that if the above named, party of the nrsr. part'shaUi 

faithfully comply v/ith the foregoing contract made and entered into the-^ 

ftayft f .nil ,, g 1<1.7.7 _:_, V/ith the City of Fort Wa^e, Indiana, and shall faithfully if UlfiU, 

all the conditions and stipulations therein containe d, except the warranty and guaranty <^f^'thc:\ paive-/ 
ment as to the workmanship, material and conditions for the period of three.(3)years, acr^o'rdmg. to' the. - 
true intent and meaning thereof in all respects, then this obligation to be void,' otherwise to)je and re¬ 
main in full force and virtue in law and in the event the said City shall extend the time for.the cornpl'e- 
tion of said work, such extension shall not in any w ay release the sureties on this bondf • i ■’ y V •' ; 


WITNESS our hands and seals this:_8th___day of- 



Board of Public Works. 


C024PLETKD IN’ STREET ENGINEERING DEPARTMENT '■Attorney-Ilf-fact 


JUNE 30s 1977 


YASTE, ZENT & RYE, INC. 
Authorized Agents 











































CERTIFIED COPY 


GENERAL POWER OF ATTOHNEY 

. 

Knouj all Men by the*e PraenUs 

That UNITED STATES FIDELITY AND GUABANTTt COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the Gty of Baltimore, in the State of Maryland, does hereby constitute and appoint 

C. E. Yaste, Arthur C. Frericks, Donald T. Belbutowski, Gerald A, Dahle 
and Leonard Shirley 

of the Gty of Fort Wayne . State of Indiana 

its true and lawful attorneys in and for the Stats of Ind i an a 


for the following purposes, to, wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any ‘aad. ^ i ^ 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDEUTY AND GUARANTY' 5 

COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY, through us, its Board of Directors, hereby ratifies and confirms all and whatsoever ' * 

anyone of the said C. H. Yaste and the said Arthur C, Frericks and, the 


said Donald T. Belbutowski 
Leonard Shirley 


and the said Gerald A. Dahle and the said, 


may lawfully do in the premises by virtue of these presents. 

In Witnm* Whereof, the said UNITED STATES FIDEUTY AND GUARANTY COMPANY has caused this 
sealed with its corporate seal duly attested by the signatures of its Vice-President and Assistant Secretary, this 28th 

March , A. D. 19 77 


b« 
day of 


UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(SEAL) 


(Signed) 


(Signed} 


James A, Mappus 

Vice-President, 

John C, Vaeth, Jr, 

Assistant Secretary. 


STATE OF MARYLAND. 1 

BALTLMORE CITY. | 

On this 28 th day of March , A D. 1^7., before me peraonally came 

James A. Mappus , Vice-President of the UNITED STATES FIDELITY AND GUARANTY 

COMPANY and JohnC. Vaeth, Jr, »Assistant Secretary of said Company, with both of 

whom I am personally acquainted, who being by me severally duly swom, said that they resided in the Gty of Baltimore, Maryland; 
that they, the said James A, Mappus and John C, Vaeth, Jr, were respectively 

the Vice-President and the Assistant Secretary of the said UNITED STATES FIDEUTY AND GUARANTY COMPANY, the cor¬ 
poration described in and which executed the foregoing Power of Attorney; that they each knew the seal of said corporation; that the 
seal affixed to said Power of Attorney was such corporate seal, that it was so fixed by order of the Board of Directors of said corpora- 
lion, and that they signed their names thereto by like order ^ Vice-President and Assistant Secretary, respectively, of the Company. 
My commission expires 

' ' Margapet M; Hurst 


(SEAL) 


STATE OF MARYLAND 
BALTLMORE GTY, 


their names thereto by like order as Vn 
s the first day in July, A D. 19... .7. 8 .. 

(Signed) 


Notary Public. 


Set. 


Robert E. Bouse 


, Qerk of the Superior Court of Baltimore Gty, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, before 

whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing 3 Notary Public of the 
State of Maryland, in and for the Gty of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgments, or proof of deeds to be recorded therein. I further certify that I am acquainted with the handwriting of the said 
Notary, and verity believe the signature to be his genuine signature. 

In Testimony Whereof, I hereto set my hand and affix the seal of the Superior Court of Baltimore Gty, the same being a Court 
of Record, this 28 th day of March .A. D. I 977 

Robert H. Bouse 


(SEAL) 


(Signed) 


Clerk of the Superior Court of Baltimore City. 
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COPY OF RESOLUTION 


That Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with power 
and authority to act for it and in its name in Stales other than Maryland, and in the Territories of the United States and in the Provinces 
of the Dominion of Canada and in the Colony of Newfoundland. 

Therefore, be it Resolved, that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attomeys-in-fact, or agent or agents of said Company, in its name and as its act, to execute and deliver any and aU con¬ 
tracts guaranteeing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other 
than insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or 
by law allowed, and 

Also, in its name and as its attorney or attomeys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces of the 
Dominion of Canada or of the Colony of Newfoundland, or by the rules, regulations, orders, customs, practice or discretion of any board, 
body, organization, ofSce or officer, local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken, given, 
tendered, accepted, filed or recorded for the security or protection of, by or for any person or persons, corporation, body, office, interest, 
municipality or other association or organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing 
of anything or any conditions which may be provided for in any such bond, recognizance, obligation, stipulation, or undertaking, or 
anything in the nature of either of the same. 

RichardCalder ,aa Assistant Secretary of the UNITED STATES FIDEUTY AND 

GUARANTY- COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 
by said Company to c. H. Yaste, Arthur C. FrerickSj Donald To Belbutowski * 
Gerald A. Dahle and Leonard Shirley 


Fort Wayne, Indiana , authorizing and empowering them to sign bonds as therein set 

forth, which power of attorney has never been revoked and is stiU in fnU fores and effect. 

.And I do farther certify that said Power of Attorney was given in pursuance of a resolution adopted at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 11th day of 
July, 1910, at which meeting a quorum of the Board of Directors was present, and that the foregoing is a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 








W/JGE SCALE 


CODE: S-SKILLED 

S5-se:ii skilled 

L'S-LLBKILLED 

if-ikdust?.ial fund 

PW-PER. WEEK 

schedule of the prevailing 


W«* the -jriderstgned conraitCee, being appointed to prepare 
wl^es to be paid in connection with.Mi Ca^STRUCTIGN AND MAINTENANCE CONTRACTS AlrlARDED BY 
THE BOARD OF VSCRKS^CIIY CF FT. VJAiflNE, INDIANA, DURING THE MONTHS OF JULY,AUGUST AND 

the provisions of CKAFTER « 319 of the ects of the 
INDIAKh, 1935, have established a schedule as hereinafter set forth for the tollovtng trades 
to wit; 


TRADES Oo‘ OCCUPATION 

ASBESTOS WORKER 

BOILERMAKER 

BRICKLAYER 

CARPENTER (BUILDING) 

(HIGHWAY) 

CEMENT MASON 
ELECTRICIAN 
ELEVATOR CONSTRUCTOR 
GLAZIER 
IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHER 

MILLWRIGHT £. PILEDRIVER 
OPERATING ENGINEER 




SiJIS. 


(BUILDING) 

(HIGHWAY) 

(SEWER) 


painter 

PLASTERER 

PLUMBER & STEAMFITTER 
MOSAIC c. TERRAZZO GRINDER 
ROOFER 

SHEETMETAL WORKER 
TEAMSTER 


(BUILDING) 

(HIGHWAY) 


pATE PER HR. 


ill.40 


a-US^.g- 


s-ss 

US 


H&W 


APP. 


T 


7.25-7.55 


7.15-7.95 


7.20-9.45 


8.63-9.63 


S-SS-juS ] 8.23-8,83 


49% 


l%+30( 


32 I 8% 




3 . 00 fw 


> 3 . 50 pw 


28 . 00 W' 


28.00p> 


If any CLASSIFICATIONS ARE ailTTED IN THE ABOVE SCHEITOLE, THE PREVa1L1>JG WAGE SCALE SHALL BE 
paid. The above and forgoing shall shall be the tnlnlmuni prevailing wage scale for this proje 
an set by the wage scale comraittee, but in no way shall it prevent the contractor or sub ¬ 
contractor from paying a higher rate of wages than set out in the schedule of wages on file. 


DATED THIS P DAY OF 


(k 


e. 19 il_ 



REPRESKHPINS the award li^ AGE\T.i'' 

. e__ 

REPRESENTirJG STATE A.F.L. S 


C.1.0. 



































































EQUAL OPPORTUNITY CLAUSE 


During the performance of this contract, the contractor agrees 

as follows: 

(1) The contractor will not discriminate against any employee 
or aoolicant for employment because of race, color, religion, sex, 
or national origin/ The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated daring employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but'not be limited to the following: Employment, upgrading, 
demotion,, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for emoloyees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
v;ithout regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers’ representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicsints for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all infoarmation and reports 
required by Executive Order 11246 of September 24, 1965, and by 
ru£es, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary' of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 

(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter- 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures . 
authorized in Executive Order 11246 of September 24, 1965, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order .112 4 6 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by law. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding • 
upon each subcontractor or vendor. The contractor will take ,such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with', litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 


JOHN DEHNER, INC., CONTRACTOR FOR PROJECT OF 

TI U£ OF CRDiM^NFF special ordin ance - ST. IMPROV. resol, no. 5762-77 - BLUFFTON/OLD T^L 
jyrpA^yj.^rjJ '^rQUESTING f^'ROrilA^'lCE BOARD OF PUBLIC TORKS 


/- 

SYJ’iPSIS OF ORnr-V^-rF STREET IMPROVEIIENT RESOLUTION NO. ^ 62-1977 FOR IMPROVING THE 
INTERSECTION OF BLUFFTON ROAD AND OLD TRAIL ROAD BY JOHN DEHNER, INC., CONTRACTOR, IN 


THE AMOUNT OF $ 216 , 428.26 


(CONTRACT ATTACHED) 


£pp£fj QP PASSA.FF improve the HEAVILY-TRAVELLED INTERSECTION OF BLUFFTON ROAD AND 
OLD TRAIL ROAD, STORM DRAINAGE, STREET LIGHTS AND A NEVJ TRAFFIC SIGNAL_ 


pppppj Qp INTERRUPTION OF ONGOING PROGRAM OF IMPROVING PROBLEM INTER¬ 
SECTIONS __ ■ ... . .....,, , ......-- 


FflMEY INVOL'^ (Direct costs, Expem)I 71 jres, Savings) $216,428._2_6 _from lr & s fund_s_ 


ASSIGHQ) TO CatilTTEE 













































